*T' 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 


BILL NO. S-79-07 




SPECIAL ORDINANCE NO. S- 




AN ORDINANCE approving City Utilities 
Purchase Order No. 1208 with General 
Electric Company, Apparatus Service 
Division, for repair of pump for the 
Three Rivers Filtration Plant. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 

INDIANA: 

SECTION 1. That City Utilities Purchase Order No. 1208, dated July 12, 

1979, between the City of Fort Wayne, by and through the City Utilities 

Purchasing Agent and the Board of Public Works and General Electric Company, 

Apparatus Service Division, for: 

Repair of No. 5 High Service GE Pump Motor, steam clean 
and paint, for Three Rivers Filtration Plant, 

at a cost of $5,896.00, all as more particularly set forth in said Purchase 

Order, which is on file in the Office of the Department of Purchasing and is 

by reference incorporated herein and made a part hereof, be and the same is 

in all things ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be effective upon passage and 

approval by the Mayor. 



approved as TO 
form & LEGAlin 


•’SS n. Saiin, City Attorney 














Read t the first time in full and on. motion by 




seconded by 


_> and duly adopted, read the second time by title and referred to the 

Committee on _(and—feh-e-City-ftaTr Cui:a:rission for 

recornmend-atiW)' and Public Hearing to be held after due legal hoLicerat-tbe Council Chambers 

day 





' "city clerk 


Read the third time in full and on motion by 






seconded by 
PASSED (T§£r) by the following vote: 


TOTAL VOTES 

BURNS 
HI MG A 
HUNTER 
MOSES 
NUCKOLS 
SCHMIDT, D. 

SCHMIDT, V. 

STIE8 
TALARICO 
DATE: 


AYES 


K 




X. 


/ V 


MAYS 

D 


and duly adopted, placed on its passage. 

ABSTAINED ABSENT TO-WIT 


°<L 




CITY, CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 

(ZOmUiAg ^;; (RglEM bj? — (ANMEX AT ION) (SPECIAL) ( APPROPRIATIO N) ORDINANCE 

(RESOLUTION.) No. on the S day of % 

ATTEST: (SEAL) . 

' PRESIDING OFFICER ' ~~ 

; Presented'by.me -to the Mayor of ..the City of Fort Wayne, Indiana, on the /^ 

19 ^/ , at the hour of T/* '7^^ fj|*c1os£7> Tl., E.S.T. 


day of 




CITY CLERK 


Approved and signed by me this 
at the hour of __ J' o'clock^ 


. 


19 7 f 































































































S-79-07-39 


Bill No. 


REPORT OF THE COPJMITTEE ON CxTY UTILITIES , 
unit tea on City Utilities tQ whom was r 2 f errad an Ordinance 

approving City Utilities Pu rchase Order No. 1208 with General 

Electric Company, Apparat us Service Division, for-repair of 
pump for the Three Rivers Filtration Plant_.__ 















































THE CITY OF FORT WAYNE 


CITY-COUNTY BUILDING • ONE AAAIN STREET • FORT WAYNE, INDIANA 46802 


board of public works 


July 16, 1979 


The Common Council 
Fort Wayne, Indiana 

Gentlemen and Mrs. Schmidt: 

The Board of Public Works has been informed by Edmund A. Stanczak, Jr., 
General Superintendent of City Utilities that the No. 5 high service pump 
at the Three Rivers Filtration Plant is in need of repair. City Utilities 
Purchase Order No. 1208 to General Electric Company, Apparatus Service 
Division has been issued. However, introduction in Council and ratifi¬ 
cation of same will take two weeks and Mr. Stanczak is anxious that this 
pump be repaired immediately in order to guarantee uninterrupted service 
to our customers. The cost of said repair will be $5896.00. 

Therefore, Board of Works respectfully requests "Prior Approval" so that 
General Electric may begin immediately on the repair of No. 5 pump. 

Special Ordinance for formal approval will be submitted in the very near 
future. 


Sincerely, 


BOARD OF PUBLIC WORKS 


ep 

APPROVED 



ATTEST: 


CHARLES W. WESTERMAN, CLERK 


MEMBERS OF THE COMMON C0UNC1 



12.!oo a/»o/v 
•?vr7f 


AN EQUAL OPPORTUNITY EAAPLOYER 









Memorandum 



To Board of Public Works _ __Date 7/11/79 

Frotn ^^Jkfamjnd A. Stanczak, Jr., General Superintendent, City Utilities 

Subject Prior Approval __ 


I recommend the Board request Prior Approval from Common Council on 
the repair of the No. 5 high service pump. Although the loss of this 
pump will not result in a loss of normal pumping pressure it does 
significantly reduce our reserve pumping capacity at a time of the year 
when we are reaching our highest pumping rates. As such, to assure un¬ 
interrupted service to our customers, this pump needs to be repaired 
expeditiously. 








SEVERAL 



ELECTRIC 


GENERAL ELECTRIC COMPANY 
APPARATUS SERVICE DIVISION 


QUOTATION NO. 1537 


on form FN-872 

NOTICE This quotation on the services described below is'subject to the , 
terms and conditions on the face and back of this letter, and is void unless 
accepted within 15 days from date hereof, and, in the meantime, is subject 
to change upon notice'. It supersedes all previous quotations and agreements 
relating to this transaction. Please refer to this quotation by number in any 
order placed with us for described work, and address all letters to our office 

at 3830 Northrop Avenue 

Ft. Wayne, Indiana 46805 


July 6, 1979 


City of Fort Wayne 
Three Rivers Filtration Plant 
One Main Street, City County Bldg. 
Fort Wayne, Indiana 46802 

Attention: Mr. Glen R. Patrick 

Gentlemen: 


The following are our proposals for repairing your #5 High Service GE Pump Motor 
S/N 5280605 which we inspected today. 

Option A: Stator only received 

Strip and clean stator 
Rewind stator 

Varnish treat and bake stator 

Net: $4,475.00 (2 week delivery) 

Net: $4,961.00 (5 day delivery) 

Option B: Complete motor and exciter received 
Disassemble, clean and inspect 
Strip and clean stator 
Rewind stator 

Varnish treat and bake stator 
Steam clean and bake rotor 
Varnish treat and bake rotor 
Turn collector rings 

Steam clean and bake exciter armature and fields 
Varnish treat and bake armature and fields 
Turn and undercut exciter armature commutator 
Inspect sleeve bearings 
Assemble, test, and paint 


eie of any service covered by this quotation is conditioned upon the terms contained herein, including those on the back of this quotation. Any additional or 
1 'erent terms proposed by the customer are objected to and will not be binding upon the Company, unless specifically assented to in writing by the Company's 
authorized representative. 

*Jote that no implied warranty of merchantability or fitness for purpose applies and that any claim that the services described herein are a warranty or other 
joligation of the Company must be made in writing prior to, or at, the time you place your order. 

Seller certifies that all goods described herein will be produced in compliance with all applicable provisions of the Fair Labor Standards Act, as amended. 


1-872 (4-75) i 


rinted (6-77) 


CONDITIONS FOR REPAIR, INSPECTION, MAINTENANCE, MODIFICATION, TEST OR RENTAL SERVICE 


















































July 6, 1979 

Mr. Glen R. Patrick 

Page Two 


Net: $5,896.00 (2 week delivery) 

Net: $6,514.00 (5 day delivery) 


We thank you for. the opportunity to quote and hope you will favor us with your 
order. 

Very truly yours. 



Bruce T. Snyder 
Service Sales Engineer 

BTS/je 


"The price stated herein shall be subject to adjustment at date of shipment. 

Any such adjustment hereunder shall be equal to any percentage adjustment in 
the Company's published prices from the date of the order to date of shipment. 
Where there is no specific repair price published, the percentage change in the 
Craftsman Hourly Billing Rate (Apparatus Handbook Section 31SS, page 2) will be 
used to determine the price adjustment. 

In the event the Company has been delayed for any of the causes specified in 
the clause entitled "Excusable Delays" which is set forth in the Company's 
Conditions of Sale, "shipment" shall mean the actual date of shipment." 


REMS, Inc. 

A Siemens-Allis Subsidiary 


REMS, Inc. 

Nussbaum Division 
1405 E. Wallace Street 
Fort Wayne, Indiana 46803 
(219)745-0521 


July 6, 1979 


Mr. Glenn Patrick, Supertinentant 

City Utilities - Filtration Plant 

City County Building 

One Main Street 

Fort Wayne, IN. 46802 

Dear Mr. Patrick: 

As per your request of 7/2/79, we are pleased to quote 
as follows on repairing (l) 500 H.P., 1200 R.P.M., 5 Phase, 
60 Cycles, 2300 Volts, G.E. Snynchronous Pump Motor, 

Frame 7567, Model 7G40, Serial #5280605. 

1) To rewind Stator $5,150.00 

2) To rewind Stator, Recondit¬ 
ion Rotor and Exciter $5,950.00 

Our quote is based on your people removing the unit 
from Service and loading on our truck. Also, unloading 
from our truck when unit is returned to your plant. 

Terms are Ret 30 Days, Delivery 4-6 weeks. 

Thanking you for the opportunity of quoting on this 
job. 

Respectfully submitted, 

RMS, Inc. 

- --- ^ - ' 

William P. Grimme, 

Manager 

WPG/gkw 

enclosure 


□ Tvp« and Mail □ MATERIAL REQUISITION □ P .0. #_ 

[~J File Only Q] Quotation Form ' Q No Follow-up Required 

Talked To_ Date---—-- 

Phone No _F.O.B._ Cust. P.O. #_ ------- 

Cust. Phoned I n __ Sales Call______ . When Wanted—- r ———-— 

ORDER FROM: (Material Req.) CUSTOMER NAME (Quotation) 

& REFERENCE § 

___ City Uti li ties-Filtration Plant 

City-County Building 

" ' ~ 1 Main "Street ' ~ 

Fort Wayne, IN'. 46802 

---—-- -~~~ 


REQUIRED INFORMATION 

MOTORS: H.P., Speed, PH/HZ, Voltage, Frame, Enel., Special Features, Application Starters. 
STARTERS: Size, H.P., PH/HZ, Voltage, Enel., Type, Special Features (Size and Number). 
TRANSFORMER: KVA, Primary Voltage, Secondary Voltage, PH/HZ, Type, Taps. 

PUMPS: GPM, Head, Liquid, Specific Gravity, Viscosity, Pipe Size, Motor Data. 


QUANTITY 

DESCRIPTION 

Our Cost 

Each 

Resale Each 


Rewind Stator only 


$5,150.00 

i ■ .. . .. .. J 




500 H.P., 1200 R.P.M., 5 Phase, 60 Cycles, 




2-500 Volts, Frame 7^67, Model #7G4Q, G.E. 




Synchronous Motor, Serial #5280605 








Rewind Stator, Recond.Rotor and Exciter 


$5,950.00 

























CONFIRMING TO: 




.■ SHIP TO: (If Different 

then our j 

ilant) 










BY. 


DIVISION-. 


REMS CORPORATION 























































<BOWW FdDffiTf WMhm I 

CITY UTILITIES 


r 


L 


DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE .INDIANA 46802 

General Electric 

General Electric Company 

Apparatus Service Division 

3830 Northrup Avenue 

Fort Wayne, Indiana 46805 j 

Vendor No. 0950-03 


ORIGINAL 1208 

PURCHASE ORDER NO. 


express receipt and correspondenc 

hat f July 12, 1979 


MAIL ALL INVOICES TO - 

. CITY UTILITIES 
GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE , INDIANA 46802 
• INVOICE IN DUPLICATE, INCLUDING 
CERTIFICATION AS REQUIRED BY 
INDIANA STATE BOARD OF ACCOUNTS 


“ece.vJo 


DESCRIPTION 

^ c 0 t n °" 

DN.T PRICE 

total 



' . ; . , 2 

Repair §5 high service GE Pump Motor, S/N 
5280605, per quotation No. 1537 of 7/16/79. 

Option B: Complete motor and exciter received 
Disassemble, clean and inspect. 

Strip and clean stator 

Rewind stator 

Varnish treat and bake stator 

Steam clean and bake rotor 

Varnish treat and bake rotor 

Turn collector rings 

Steam clean and bake exciter armature and field: 
Varnish treat and bake armature and fields 

Turn and undercut exciter armature commutator 
Inspect sleeve bearings 

Assemble, test, and paint 

2 week delivery 

Nef. 30 

SUBJECT TO COUNCILMAN 1C APPROVAL ' 

A 

Send all !n\ 
4th F 

Fort 
Show P. 

RW/dI #695 and ,rwoi 

-633.03 

TEN 

oices to 
!oor, City' 
1 E. Me 
Wayne, Ir 
3. Numbe 

ce. 

TI0IN 

Sensral A 
County E 
in St. 
diana 461 
r on Pact 

$ 5,896. 

I 

ccounting 

>ldg. 

J02 

;ing Slip 

00 


NOTE: TERMS OF PAYMENT MUST BE SHOWN ON FACE OF INVOICE. OTHERWISE A 2% CASH DISCOUNT WILL BE TAKEN 


SHIP TO — 

Three Rivers FiItration Plant 

Griswold Drive 

Fort Wayne, Indiana 46803 


No. 21 


CONDITIONS 


REVERSE 
















City Utilities 

PURCHASE REQUISITION 

_ . July 10, 1979 

Date_1_I_ ,i, 

Please order the following Material for Delivery as Specified: 


General Electric 
General Electric Company 
Apparatus Service Divisi 
3830 Northrup Avenue 
Fort Wayne, Ind. 46805 


To be delivered tn 21 ^Three Rivers Filtration Plant _ / t ?^ No_£^ 5 __ 

On or before__P. O. No . / % 


QUANTITY 

DESCRIPTION 

D no T * 

DEPARTMENT 
ESTIMATED COST 


Repair #5 high service GE Pump Motor, S/N 5280605, 

21-633. 

03 



per quotation No. 1537^^ . 





Option B: Complete motor and exciter received 





Disassemble, clean and inspect. 

Strip and clean stator 





Rewind stator 

Varnish treat and bake stator 





Steam clean and bake rotor 

Varnish treat and bake rotor 





Turn collector rings 

Steam clean and bake exciter armature and fields 





Varnish treat and bake armature and fields 

Turn and undercut exciter armature commutator 





Inspect sleeve bearings • 

Assemble, test, and paint * ' r-iVT 





Acs i 


£ 



2 we^k delivery j if - 

' J 

'• ^$5,896. 

00 

REMARKS: 

j “ 10 M$i 

US k ^ 

t- V j 



^ I c •; u v 

VENDOR NO: 0950-03 j ; 

' i 



~~ — 1:1 - J 




Charg* Light- 


.Wahf. 


X 
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ttti.f. of ORDINANCE speciai - ORDINANCE - CITY UTILITIES "URCHASE ORDER NO. 1208 - GENERAL ELECTRIC 
- ■ ■ ' : apparatus SERVICE 


BOARD OF PUBLIC WORKS 


DIVISION 


DEPARTMENT REQUESTING ORDINANCE _ 

SYNOPSIS OF ORDINANCE CITY UTILITIES PURCHASE ORDER NO. 1208, GENERAL ELECTRIC. APPARATUS _ 

SERVICE COMPANY, FOR REPAIR OF #5 HIGH SERVICE GE PUMP MOTOR, STEAM CLEAN AND PAINT. FOR 

THREE. RIVERS FILTRATION PLANT, IN AMOUNT OF $5896.00. THIS PUMP NEEDED TO INSURE UNINTERRUPTED 
SERVICE TO WATER CUSTOMERS. 


(MEMORANDUM AND PURCHASE ORDER ATTACHED) 


PRIOR APPROVAL REQUESTED A COPY OF WHICH IS ATTACHED HERETO 


EFFECT OF PASSAGE IMPROVE RESERVE PUMPING CAPACITY FOR SUMMERTIME WHEN DEMAND FOR WATER 
IS GREATEST 


EFFECT OF NON-PASSAGE REDUCED RESERVE PUMPING CAPACITY 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $5896.00 FROM CITY UTILITIES 


ASSIGNED TO COMMITTEE 



































